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COMADUR Os JOINT O60/OPC COMURICATICHS BOARD 
oA N THIS DOCUMENT 15 A 


FRO 1 Chief, Covunieations Division _ "| SOURCE REFERENCE IN 
‘| OC HISTORICAL PAPER 


NO. OC-1, VOL. 
do NOT DESTROY — 


SUD ACT 1 Status Repert on Implementation of 
Gvorsess Communications Plan 


1. Tue Cversens Coomnieations Plan as approved 25 M11 1950 by the 
ECT, called for a three year tedldup of a CIA comrumtications notwork to 
conve Frey nes, In thie plan, under all phesea, were ton clase A radio 
stationa to bo allt at the following approxinate locationss 


9 he Of the race stat 10 Listed above, Washington, De Gal 


are comploted ami in active operations 


ft, A comunicattone ragte network oxiate in and i9 aup-orting 
2e operations i the use of anall ratio stations ar 25X1A 
Aut ori zatiem te construct a majar Yale tase 
25X1A station at < ung baon rocefved. It 1 anti-« | 
eipubet thet active steps to initiate actual condtruaticn will take 
pleee arproxinately 1 February 1951, when & Poprosentative of the 
Communications dvi Exgtneering Drench will dorart for the sito, 


* 


4 
0. A clase A rade dane 1a Losated in 8 and the 
pormensnt station is under active conatruction, No estimated data of 
completion ean be given at this tino, 3 


25X IA b. In 044 .— aron, a comuniestions base is being 
Lee for Ld forotiationa for this base ware delayed due to 
25X1C rien, Lar end CIA roguirenonts wach gro now reconciled. 
A peat: E 
N conrolicated, Their station requirements prior prosontation 
25 TA of tho coolio te tho Derartuont of State for porotiaticn with tha 
Government of 1 on 3 Jciwary 1051 tronemttted the 25XC 
consolidated communications roquirenents to the Departnent of State . 
ond ateted that the parties concerned considered the problem ag urges 
At this dete no farther word has bean received as to the statua of 
the regetiationa being eonduated by the Department of States 
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ing wed N 21 Decenber 1950 at whieh and CIA 25X1C : 
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